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25X1 A 


OCE-M77- //i 

Chief, Procurement Division, OL - ] p. h ■ vt 


Chief, Communications Engineering 

Request for Bid Solicitation for A Remote 
Data Terminal (RDT) 


25X1 A 


1. The Remote Data Terminal, functionally 
specified in Attachment C, will be installed in 
an OSO field site to provide an automated data 
terminal and handling capability. Principally, 
the operation of the field site is dependent upon 
a communication capability to transmit and receive 
information in real-time error- free mode. The 
implemented RDT will provide the required capability 
and will reduce maintenance and support costs as 
a result of equipment commonality with on-site 
installed equipment. 


2. It is requested that action be taken to 
solicit a technical proposal and a firm fixed price 
quotation for the ld)T from each of the vendors 
listed in Attachment A. The association of the 
vendors wi th the Agency is cla ssified Confidential. 


Therefore, 
cons idered for this procurement . 


contract should be 


3. All proposals received as a result of the 
solicitation are to be evaluated by Communications 
Engineering prior to award of contract. The 
evaluation procedures, vrhich will be used to 
determine the most technically qualified vendor, 
are outlined in Attachment B, Specific Instructions. 
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SUBJECT: Request for Bid Solicitation for A Remote 
Data Terminal 


The vendor’s proi^osal should be received on or before 
close of business 13 May 1977. It is anticipated that 
contract award will occur on or before 50 June 1977. 

4. For further information concerning this 
procurem ent, please have membe rs of your staff 
contacl^ - . ^ extension 


Attachments : 

A. RDT Bidders List 

B. Specific Instructions (12) 

C. Statement of Work (12) 

Distribution : 

Original - Addressee, w/att 

1 - C/OSO/CSS, w/o att 
X - C/OC/CS, w/o att 
1 - C/OC-O/D, w/o att 
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SUBJECT: Request for Bid Solicitation for A Remote 
Data Terminal 


COORD: 


COORD: 


COORD: 
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25X1 A 



Q ifNCLASSJj^ved 


ROUTING AND RECORD SHEET 


SUBJECT: (Optional) 


Request for Bid Solici tation for A Remote Data Terminc 

^ EXTENSION NO. 

QCE-M77- JL 


Chief, Communications Engineerin 

TO: (Officer designation, room number, and DATE 

building) 


c/oc-cs 


TliJ- 




1 K -L V X JLli^ 

DATE ^ 

REaiVED 

FORWARDED 

F.WR 197 

7 

2/ 



'Mil^ 
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INITIALS to whom. Draw o line across column after each comment.) 
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H CONFIDENTIAL □ 1 |*s?'o"miy □ UNCLASSIFIED 


